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Message Text 

UNCLASSIFIED 

PAGE 01 MEXICO 14493 3 1053 1Z 

ACTION DRC-01 

INFO OCT-01 ARA-14 ISO-OO OPR-02 A-01 SCA-01 USIA-15 
OC-06 CCO-OO /041 W 

124151 310533Z / 1 4/7 2 

R 301654Z AUG 77 
FM AMEMBASSY MEXICO 
TO SECSTATE WASHDC 4613 

UNCLAS MEXICO 14493 

CORRECTEDCOPY FOR TEXT 

FOR ISO YOUNG FROM CALDERHEAD 

E.O. 11652: N/A 
TAGS: AINF, AFSP, MX 

SUBJECT: ESTIMATED MAKE-READY COST COMPUTER CENTER, 

MEXICO CITY 

REF: STATE 165477 AND YOUNG/CALDERHEAD TELCON AUG. 26 

1 . THE EMBASSY HAS DETERMINED THAT THE ESTIMATED MAKE- 
READY COST FOR COMPUTER FACILITY AT MEXICO CITY WOULD 
BE APPROXIMATELY AS FOLLOWS: 

PESOS DOLLARS 
(P22.60 - US$1) 

(1) PARTITIONS, (WALLS, 72,000 3,185.84 

FRAMES, DOOR, HARDWARE - 

90 SQ. METERS 

(2) NEW CEILING, WIRING, 100,000 4,424.78 

LIGHT FIXTURES 

(3) MODULAR WOOD FLOOR 320,000 14,159.29 

WITH VINYL COVERING - 

90 SQ. METERS 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MEXICO 14493 3 1053 1Z 


(4) ELECTRIC INSTALLATION 330,000 14,601.77 

(MAINLINE FOR 250 AMP 

SYSTEM) 

(5) AIR CONDITIONING UNIT, 335,000 14,823.01 

10 TON, WITH ELECTRIC 
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FILTER 

(6) AUTOMATIC VOLTAGE 110,000 4,867.26 

REGULATOR 50 KW 

(7) ELECTRIC POWER 428,000 18,938.05 

GENERATOR 50 KW WITH 

TRANSFER SWITCH 
INCLUDING INSTALLATION 
COST 

TOTAL 1,695,000 75,000.00 

2. ALL COSTS ASSOCIATED WITH ACTUAL INSTALLATION OF 
THE COMPUTER WOULD BE INTEGRAL PART OF CONTRACT WITH 
COMPUTER COMPANY AND WILL DEPEND UPON COMPUTER 
SELECTED. LUCEY 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 30-Aug-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977MEXIC014493 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770351-1178, D770313-1160 

Format: TEL 
From: MEXICO 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1977089/aaaaagwe.tel 

Line Count: 78 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 7941e360-c288-dd11-92da-001cc4696bcc 

Office: ACTION DRC 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 STATE 165477 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 09-Nov-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 
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Secure: OPEN 
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